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LIMITED OFFICIAL USE BRASILIA 6351 

FOR A/SY/FO/NSU 

E. O. 11652: N/A 
TAGS: ASEC 

SUBJECT: CB SP PROJ TM BU-1 HOGE AND CE-2 DEMENT 

1. REQUEST EXTENSION OF ORDERS ON BU-1 HOGE AND CE-2 DEMENT UNTIL 
2 SEP 75. PROJECTS REMAINING TO BE COMPLETED BY SP PROJ TM: 

A. INSTALLATION OF S/E CHILLER SYSTEM (SCHED. TO ARRIVE ON SITE 
O/A 1 AUG). 

B. CONSTRUCTION OF INTERIOR PARTITIONING WALL. 

C. INSTALLATION OF SUSPENSION CEILING GRID AND LIGHTING SYSTEM. 

D. COMPLETE EMERGENCY GENERATOR ELECTRICAL INSTALLATION. 

2. EXTENSION IS RESULT OF DELAYS IN ARRIVAL OF CONSTRUCTION 
MATERIALS ON SITE. ENTIRE 30 DAY EXTENSION MOST LIKELY WILL NOT 
BE NECESSARY BUT IS REQUESTED IN ORDER TO COVER ANY MORE 
UNFORESEEN DELAYS. 

3. IMMEDIATE RESPONSE REQUESTED. 
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